| BILL NO. S-68-10- /¥ 


SPECIAL ORDINANCE NO. S- /sos= LS 


AN ORDINANCE approving Resolution of the Board 
of Public Works regarding preliminary awards 
for the Waterworks Improvement Project. 


BE IT ORDAINED BY THE COMMON COUNCIL OF THE CITY OF FORT WAYNE, 


INDIANA: 


SECTION 1. That the Resolution of the Board of Public 


| Works, to-wit: 


"Pursuant to evaluation report and recommendation sub- 
mitted by McNamee, Porter and Seeley, Consulting 
Engineers and the City Water Engineers, on bids re- 
ceived August 22, 1968, September. 3, 1968, and September 
19, 1968, for contracts in connection with Waterworks 
Improvement Project, the Board hereby makes Preliminary 
Awards to hereinafter mentioned, subject to the sale of 
the second issue of Revenue Bonds for said Waterworks 
Expansion, in the amount of $3,200,000.00. 


l. Valve Replacement and Chemical Handling Additions, 
Contract No. 66-W-7, to C and C Construction 
Company of Fort Wayne, in the amount of $287,450.00. 


2. Hurshtown Reservoir, Contract No. 66-W-9, to John 
Dehner, Inc. and Spears-Dehner, Inc. of Fort Wayne, 
in the amount of $1,439,054.40. 


3. Hurshtown Pumping Station and Pumping Mains, 
Contract No. 66-W-10, to C and C Construction Company 
of Fort Wayne, in the amount of $159,795.00. 


4. Hessen Cassel-Tillman Road Feeder Main, Contract No. 
68-XP-2, to Bercot-Gibson Construction Co.,Inc. of 
Fort Wayne, in the amount of $320,545.30. 


5. Old Trail Feeder Main, Contract No. 68-XP-3, to 
John Dehner, Inc. of Fort Wayne, in the amount of 
$48,581.00. 


6. St. Joseph Center Road Canneécting Feeder Main, 
Contract No. 68-XP-4, to Weikel Construction Co., 
Inc. of Fort Wayne, in the amount of $101,126.00. 


are 


Stellhorn Road and Trier Road Feeder Main 
Connection, Contract No. 68-XP-5, to Weikel 
Construction Co.,Inc. of Fort Wayne, in the 
amount of $19,020.30. 


Washington Center Road Connecting Feeder Main, 
Contract No. 68-XP-6, to Contractors, Inc. of 
Fort Wayne, in the amount of $41,232.50. 


following descriptive matter support said Resolution 
included as a part of said Resolution. 


A. Evaluation and recommendation of Engineers 
B. Copy of successful bid 


C. Contract form to be executed later. 


It is deemed appropriate by the Board of Public Works 
to submit said recommendation to the Common Council for 
their approval at the meeting to be held October 8, 
1968 at 8 p-m.”, 


{is hereby in all things ratified, confirmed and approved. 


SECTION 2. This Ordinance shall be in full force and 


effect frommd after its passage and approval by the Mayor. 
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CITY ATTORNEY 


Bill No. S-68-10-14 
REPORT OF THE COMMITTEE ON CITY UTILITIES 


We, your Committee on City Utilities to whom was referred an Ordinance 


approving Resolution of the Board of Public Works regarding preliminary awards 
for the Waterworks Improvement Project, Pewee ere 


have had said Ordinance under consideration and beg leave to report back to the Common 
Council that said Ordinance o~- 


EDWIN J. ROUSSEAU, Chairman 


PHIL A, STEIGERWALD, Vice-Chairman 


JOHN NUCKOLS 


THOMAS G, ADAMS 


ILLIAM K, GEAKE 


CONCURRED IN 
DATE- -FUAD G, BONAHOOM, CITY CLERK 
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Read the first time in full and on motion by ~~“ {efer oal f seconded by 


better 5 and duly adopted, read the second time by title and referrec 


oe t 


to the (Committee on) Bak. CR band to the” tity- PrFar 
y 

Commission=for.recommendation) = tand Pabtic Hearing tombevheld after due tegal-notices: 

at-the-Councit=CGhamberss=City-Hakly=Fort Wayne; Indiana, ,-on.. 


“the day of i BEET OG ensa En o'clock 


Date: fo-fP- A 
City Clerk 
py] = f 

Read the third time in full and on motion by Pe TES. f 
seconded by Pty and duly adopted, placed on its passage. 
Passed (LOST) by the fol lowing vote: 

AVES Z s NAYS J , ABSTAINED t ABSENT 2— to-wit: 
Adams 
Dunifon á 
Fay 
Geake 
Nuckols 
Robinson 
Rousseau 
Steigerwald 
Tipton 


Date a E ES bx 


City Clerk 


Passed and adopted by the Common Council of the City of Fort Wayne, Indiana, as T 
(Zoning-Map)(General)-(Annexation) (Special) (Apprepriation) Ordinance (Resolution) No. SKIS -LJ 


on the ra day of (Aime GETS , 196: & an 


(SEAL) 


ATTEST: 


City Clerk \ 


Presented by me to the Mayor of the City of Fort Wayne, Indiana, on the 


of AAE , 196 & at the hour of lood o'clock _FE.M. Bb. 


City Clerk 


Approved and signed by me this 2.3 jgllay of Me > Loo 
at the hour of /0 ` 32 _ o'clock A Mes Es Sil. 


